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BILL NO. S - 7 3 -J2ff 


■*? 


SPECIAL ORDINANCE NO. S- $ /-' '/■% 


AN ORDINANCE approving Change Order No. 1 
with Maumee Construction Corp . in con- 
nection with Vance Avenue Sidewalk 
installation Ordinance No. S-52-72. 


BE IT ORDAINED B Y THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That Change Order No. 1, with Maumee 
Construction Corp in connection with Vance Avenue sidewalks 
installation Ordinance No. S-52-72 as set out in specifications, 
resulting in an increase in the amount of $3,314.06 in the 
contract price is hereby in all things ratified, confirmed and 
approved . 

SECTION 2. This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 


U* 





Councilman 


approved as to form 
and legality,. 
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_, seconded by- 


Read the first time in full and on motion by 

and duly adopted, read the second 'time by title and referred 


to the Committee on 


_ ( and— the -Ga^by-Kfcan 


Commission-~fo-r-.re0ommenda-t'ion)“-'and-'Publi-c Hearing-"-'bo beOeTd"lift¥f' due legaTTKrbice, 

~§,t 1 the 'Co-iMcir'CEamb¥fsT~ClW-trounty"Milding~rToFt’~¥iyner,~T!giSm7hoh' , 

"thS d ay of 

-•o-'-eiock— RrMryErS-r?" 

Dates 




/ t CITY CLERK 

Read the third time in full and on motion by . _ , 

seconded by /'~x / and duly adopted, placed on its passage. 


Passed (L^T) by the following vote; 


NAYS 




ABSTAINED 



ABSENT 


to-wit ; 




is y 


AYES 

BURNS 
HINGA 
KRAUS 
MOSES 
1NUCK0LS 
SCHMIDT, D. 

SCHMIDT, V. 

STIER 
TALARICO 

DATE; ___ __ _____ 

JITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, 

as •('EOTIing Map) (GSHBradr) — (Annexa-tien) (Special) (Appropriation) Ordinance 
( RestyTutibn ) No . ^ 7 on the ^/^^ day of ; 197 3 . 

- - ATTEST; (SEAL) ^ . 

PRESIDING OFFICER 

Presented by me to the Mayor of the City of Fort Wayne, Indiana, on the 
day of 197_ VJ ^ , at the hour of 1 clock 







CITY CLERK 


Approved and signed by me this £^/ -^ ? ' day of 
at the hour of --t ■ o'clock ~t' M . ,E.S.T. 


c <. 






1970 , 



Bill No. S-.73-08-29 

REPORT OF THE COMMITTEE ON FINANCE 

We s your Committee on Finance to whom was referred an Ordinance 

approving Change Order No. 1 with Maumee Construction Corp. 

in connection with Vance Avenue Sidewalk installation 

Ordinance No. S.-52.--Z2 . 



have had said Ordinance under consideration and beg leaved to report back to the Common 

Council that said Ordinance PASS. t fj ' 

William T. Hinga = Chairman _ 


John Nuckols - Vice-Chairman 


James S. Stier 


Samuel J, TalricQ, 


Paul M. Burns 



.CHARLES W. WESTER, MAN, CITY CLERK 


DATE. 


Hu. i 


Dat e ^ /2.<t/ 75 


Subject for Changes 

Revised Design to continue 
walks through driveways. 


7y 


PROJECT -SI dswalk S->. Sidc-, V/a M c-r, 
LOCAT IO N Tmv-VqcP To (^xOELfMG AO fcM 

RES. NO. 3^/6 -/<? 7£ . _ 





)F ORDINA; 


DIGEST SHEET 


E Change Order_ f or Van ce Avenue Proje ct 
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DEHA ETMENT RED NESTING ORDi MANGE 


Board of Public Works 


SYNOPSIS OR OUDJNANCjS In an effort to economize, the specifications for 


construction of one section of the Vance Avenue sidewalk did not include sidewalks 


thru existing d rive w ays. This was n ot su cces sful , conseq u ently it is nece ssa ry 

to rai se contrac t pric e in a mount of $3, 314.06 t o allow for addi tion al cons true t ion. 


Change Or der is attached. Co ntr a ct was approved under S-52-72. 


EFFECT ON FASSaGE Al low f or construction o f side walk s thru driveways 

maki ng s idewalks an d drives mee t pr operly. ___ 


EFFECT OF NON "PASSAGE Impossible .condition. 


MONEY INVOLVED (Direct Casts, Exp enclitui'cs. Savings) 

Barrett Law job costing city additional $3,314.06. 


ASSTC ) N E f ) TO COM MITT EE ( J. N. ) (^C L ^ 


/ss 


ORDINANCE CHECK-OFF SHEET 


IHFGRM'ATIOH REGARDING QKDIM1GE 
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] AYES 
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’ABSEMlj 

! BURNS 
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j V 
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) < 
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NUCKOLS 
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Do SCHMIDT 




V. SCHMIDT 
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SsTIER 
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